OHS TYPHUS ZONE T2B POSTING SURVEY REPORT 


On February 10th, 2019, WPD Environmental Compliance Inspector M. Tran conducted 
homeless encampment surveys and posted areas for clean-up starting on Tuesday, 
February 12th, 2019. The postings began at approximately 1130 hours and ended at 
approximately 1345 hours. All locations were posted on both sides of the street and 
adjoining blocks when applicable. Additional photographs taken are not included in this 
report. Photos taken at the second location were recorded via personal phone due to 
insufficient memory of the camera. 


Approximately 8+ hours of total cleanup time should be allowed for Tuesday, February 
12th, 2019, and the following resources will be required: One WPD team, one LASAN 
Solids team, one Clean Harbors Environmental Services team, one large trash truck 
and possibly one Kubota. 


Typhus Zone T2B 


1. WPD #51779, Authorization #190124003 - (Sidewalk/Street) 
Central (4 to 5%), 
Stanford (4" to 5"), 
4" St (Towne to Alameda). 


20+ HE’s, 20+ Postings, bikes, bulky items, heavy trash and debris, some smell of 
urine and feces. Also noted that on 5" street have permanent signs for scheduled 
cleaning. Overlapping cleanup is observed. 

~ 4 hour clean up 
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